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Message Text 

UNCLASSIFIED 

PAGE 01 BAGHDA 00783 100758Z 
ACTION SY-05 

INFO OCT-01 EUR- 12 NEA-10 ISO-OO OC-06 CCO-OO OCL-OO 
FBOE-OO /034W 

100807Z 110021/15 

R 100541Z MAY 77 
FM USINT BAGHDAD 
TO SECSTATE WASHDC 4523 
INFO AMCONSUL KARACHI 
AMEMBASSY ATHENS 

UNCLAS BAGHDAD 0783 

KARACHI FOR RCO; ATHENS FOR ATO; DEPT FOR OIC/NSU 

E.O. 11652: N/A 

TAGS: ACOM. ASEC, NSU 

SUBJECT: CCC RENOVATION - LOCATION OF GENERATOR 

1 . CONTRACTOR SPECIFICATIONS CALL FOR LOCATING THE GENERATOR 
HOUSING ADJACENT TO THE MAIN BUILDING. DUE TO THE LARGE OVERHANG 
OF THE VERANDAS ONLY FEASIBLE LOCATION FOR GENERATOR IS IN ROOM 

ON GROUND FLOOR IMMEDIATELY BENEATH ROOM DESIGNATED ON THE SECOND 
FLOOR PLANS AS ROOM 19. THIS ROOM IS APPROXIMATELY 290 SQ. FT. 
CONTRACTOR AND SEABEES ADVISE ROOM CAN BE CONVERTED TO MEET ALL 
SECURITY AND STRUCTURAL REQUIREMENTS. 

2. SINCE USING THIS ROOM MEANS LOSING CRITICAL STORAGE SPACE, 
CONTRACTOR WILLING TO BUILD STORAGE AREA COMPARABLE TO GENERATOR 
HOUSING STRUCTURE ADJACENT TO OUR PRESENT WORKSHOP ON CHANCERY 
GROUNDS AS AN OFFSET FOR GENERATOR HOUSING AT NO INCREASE TO 
CONTRACT PRICE. THIS SOLUTION BEST MEETS POST'S NEEDS. PLEASE 
ADVISE IF ACCEPTABLE. 
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